aw 
” 


Approved Forelease 2000/09/14 : CIA- RDP86w0244R000200520058- 5 


Langley, Virginia ~ 

Ls : Central Intelligence Agency 
; Printing Plant 

Project No. 44152 


| Oo DETAIL OF ESTIMATED Cost 


i - i. Site Acquisition 


% 


1, 


a. Land : ~ $2 ws 
b. Appraisal, Title, etc. - On | eae 
. : | aah Se 
| 2. Preliminary Planning, Design, ‘ 
_. Specifications, and Project : : : 
= - Administration — = ae. oe 
UP bee Bee ; Ayah ue I BOO) 
4 y  PSboo.* as (Contract planning and design. . .$ 68,000 
a 3030 {be - Combtract--surveys-and tests oh Walter pa LS Satan 3,000 
ae Cs GSA development and/or reylew < . ce oe 
vis } Cope of plans and specifications . 13,600 —- o we He 
2009, G+ Travel ~ GSA personnel Bens —~, 3,000 
0L0 ee Printing of bidding documents “res "7,000 \ 
pooo oft. Advertising for bids j een aoe 
g- Contract supervision of construction «°° 
X 42ean he. GSA supervision of ¢onstruction 40,006 ale 
x 4.4.29 (1. GSA staff services (8% of c&h) 4, 400. y Aes 2 
Rae » Other (describe) : eee pe ieee Anza 
eg an . $ ( 140,000 al 
3-e Construction and Improvements 
a. Primary contract $1,500,000 | 
_b.. Reservations : 15,000 
i e¢. Contingencies ~ 75,000 ~~ Re ye 
$1,590,000 eae 
: : ! zs : : 
; -_ 4, Rents and moving : Os 
x / yd ae 5. Furnishings and Supplies . ry Os 
i ‘ ; é : ; ; 
14 aud 6. Equipment a. By Nee sai 20 
| ~~ ms) sgeake . 7 ; 2 z 
t ‘ é ea a ie Other costs z . oS ‘ . On 
} af i : : ae) . + . on . 
Total Estimated Cost a . $1,730,000 . 
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